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ACTION PM-04 

INFO OCT-01 AF-06 ISO-OO DOTE-OO CIAE-00 INR-07 NSAE-00 

DODE-OO EB-07 /025 W 

009658 

R051150ZNOV 75 
FM AMEMBASSY MONROVIA 
TO AMEMBASSY DAKAR 
NAVELEXSYSCOMENGCEN GREAT LAKES ILL 
INFO COGARD ONSOD WASHDC 
SECSTATE WASHDC 7785 

UNCLAS MONROVIA 6579 

E.O. 11652: N/A 
TAGS: MARR, ELEC, LI 

AMEMBASSY DAKAR FOR MR. BURKE (GSO) 

COGARD ONSOD FOR PME-119 AND G-ONSOD/43 
SECSTATE FOR CODE 5501 
DAYENIAN SENDS 

1. QTY 3 BOXES OF OMEGA HELIX WINDING EQUIP ARRIVED ROBERTSFIELD 

3 NOVEMBER AS SCHEDULED. ITEMS WERE WELL CONTAINERIZED AND INTACT. 
SINCERE APPRECIATION FOR AMEMBASSY PERSONNEL FOR ASSISTANCE ON THIS 
VITAL SHIPMENT - WELL DONE DAKAR. 

2. FOR GLARES - RELAY BOX, CIRCUIT BOARD AND REMOTE MOTOR CONTROL 
UNIT FOR LITZ REEL DRIVE ASSY MISSING. THESE ITEMS MAY HAVE 

BEEN SHIPPED FROM BA TO GLARES FOR REPAIR. HOWEVER SIMPLIFIED CONTROL 
UNIT HAS BEEN DESIGNED, BUILT AND CHECKOUT ON SITE. ALL CONDITIONS 
ARE GOOD TO START WINDING HELIX COIL 5 NOV. '75. 

3. PWC ELECTRICIAN DID NOT ARRIVE ROBERTSFIELD ON 4 NOV AS STATED 
DURING PHONE CALL OF 28 OCT. 75. PLEASE ADVISE SO THAT 
ARRANGEMENTS CAN BE MADE WITH CUSTOMS TO PASS EQUIP/MOTL. 
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4. TENTATIVE SCHEDULE FOR MR. DAYENIAN'S DEPARTURE IS 9 NOV. 

75. MAXIMUM EFFORT TO BE EXERTED BY GLARES INSTALLATION TEAM 
TO MEET CORONA TEST DATE SCHEDULED 24 NOV. NO ADDITIONAL DELAYS 
ANTICIPATED. HOWEVER FINAL CONFIRMATION ON SYSTEM COMPLETION 
WILL BE FORWARDED BY MSG PRIOR TO MR. DAYENIAN'S RETURN FOR 
CORONA TEST. 

5. TELEPHONE CALL WILL BE PLACED FROM MONROVIA TO GLARES ON 7 

NOV. (FRI) TO FORWARD LATEST SITE CONDITION AND RESULTS ON CALCULATED 
HELIX COIL TAP POINTS. 

6. EXTENSION UNITS FOR T6 AND T7 JB S LOCATED. CANCELL PREVIOUS 
REQUEST. 

MANFULL 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CARGO HANDLING, EQUIPMENT, DEPARTMENTAL COMMUNICATIONS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 05 NOV 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975MONROV06579 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750384-0802 
From: MONROVIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linkl 975/newtext/tl 9751 172/aaaacmrf. tel 

Line Count: 75 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION PM 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ElyME 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 OCT 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 OCT 2003 by chicheje>; APPROVED <18 FEB 2004 by ElyME> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
Subject: n/a 

TAGS: MARR, ELEC, LI, OMEGA 
To: DAKAR 
Type: TE 
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